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. STATINTL 


26 May 1959 


Washington, D. C. 


Subject : T.C.R. No. 8 


STATINTL 


STATINTL 


In accord ance with discussions between [ j am d 

Con tree tor la proceeding issaedlately with a olx-wo 


program extent ion to refine the current configuration, to oarqr 
out preliminary eubeyetea design, and to prepare development 
plans. The extended program will include: 


I . and pealjcn - This extension to the design 

study will embrace additional technical analyses, 
design layouts and tests directed to refinement of 
solutions obtained in electronic offset, lyT), ram 
recovery and structural design. Coordination with 
the engine contractor in his continuing program will 
be carried out. 


11. Models and Components - Design, construction, and 
tests or new mode la and/or use of existing models 
will be carried out to provide additional wind tunnel 
data and structural and electronic data ref tnemant . 


III. 


Materials Rsasaroh - Additional explorations of 
manufacturing and procsssing techniques will be 


carried out to obtain preliminary structural and 
materials design data and to study feasibility of 
structural designs . 


IV. Subsystems * Preliminary design studies will be made 
TntJts areas of turbine drives and automatic controls 
systems and procurement specifi cat ions prepared for 
these items in accordance with TOR'S Me. o and 7- 
Similar preliminary design studies will be carried 
out in the areas of navigation systems and alternators, 
and procurement specifications prepared, in conjunction 
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STATINTL 


Hashlsgten, J>. 0. 



STATINTL 

STATINTL 


"*** [ If or the 

Vofttl'Bjpiou** far the el 


4 


rill b# initiated tm — | — « ^ 

ssr x.*sr:cs. 

^TtffT naming 

via U ^itpSSSr 

bb# Ttlhiflll bo W yntiBiN rM VAohnl ml n> — < 

9 *UMI 1959. w twiimioal ml «v on 

In acoorditnoe with too above, and tha a ,tiMt^ AM » 


V. 


STATINTL 


— ilc Task 
TO* Mo * I (Engine Duet) 

ICR Mo. 2 (K loot. Modal) 

TO Mo. J , Elect. Modal) 
fQft Ho. A (Engine Duot) 

TO No. 5 ^Facilities) 

TCR No. 6 (Fit .Cent .Sts . ) 

W>R No. 7 (Air Turb . Drive) 

TOTALS 

TO No. 8 (May 15 - 30 June Task) 
ADJUSTED TOTALS 


am»m ga& at t»wi ?ti. 


STATIN' 


'fee : 


STATINTL 


John Parengoaky 
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